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NEW  RAIL  TRANSIT  STARTS  AND  EXTENSIONS  PROGRAM 


For  the  past  several  years,  the  Metropolitan  Transportation  Commission 
(MTC)  and  the  region's  transit  operators  have  focused  attention  on  completing 
the  new  transit  services  authorized  in  the  1960's  and  early  1970's.  This 
transit  network  includes  the  BART  and  Muni  Metro  rail  systems,  an  upgraded 
Caltrans  Peninsula  Commute  Service  and  new,  improved  bus  services  provided  by 
the  Golden  Gate  Bridge,  Highway  and  Transportation  District,  SamTrans,  Santa 
Clara  County  Transit  District,  AC  Transit,  Central  Contra  Costa  Transit 
Authority,  and  several  others. 

As  BART,  Muni  Metro,  and  other  services  mature  to  become  more  dependable 
and  more  heavily  utilized,  attention  can  turn  to  the  prospect  of  a new  round 
of  significant  rail  investments  and  extensions  for  the  Bay  Area.  President 
Reagan's  signature  on  the  Surface  Transportation  Assistance  Act  of  1982 
signaled  a continuing  federal  transit  program,  including  the  prospect  of  some 
funding  for  new  rail  transit  starts. 

To  take  advantage  of  this  opportunity,  MTC,  beginning  in  the  summer  of 
1983,  undertook  an  eight  month  effort  aimed  at  developing  a political  and 
popular  consensus  on  future  rail  development,  as  well  as  a financial  strategy 
to  enable  the  San  Francisco  Bay  Area  to  compete  successfully  for  the  necessary 
state  and  federal  funds. 

The  efforts  of  the  Commission  have  been  guided  by  five  major  assumptions: 

1)  A consensus  is  needed  because  of  limited  federal  funding  and  intense 
competition  for  these  funds  from  approximately  40  urban  areas 
throughout  the  nation. 

2)  The  recommendations  are  based  on  the  operators'  proposals;  however, 
compromise  is  necessary  to  reach  consensus. 

3)  The  ability  to  develop  local  funding  will  be  as  important  as  an 
ability  to  acquire  federal  funds. 

4)  Major  improvements  to  existing  systems  are  a prerequisite  to  many 
extensions  and  have  a high  regional  priority. 

5)  The  recommendations  made  now  are  only  the  first  steps  in  a continuous 
process  to  refine  and  add  to  the  list  of  activities  related  to  new 
rail  transit  starts  and  extensions. 

During  the  course  of  its  work,  the  Commission  held  many  public  meetings  to 
receive  testimony  from  the  transit  operators,  cities,  counties,  the  state, 
other  public  agencies,  and  the  public  regarding  new  rail  transit  starts  and 
extensions.  The  public  meetings  demonstrated  considerable  support  for 
expansion  of  the  existing  systems  and  the  need  for  MTC  to  take  the  lead  in 
developing  a regional  consensus. 


On  February  22,  1984,  the  Commission  adopted  Resolution  1367  (Attachment  1) 
which  sets  forth  a 16-year,  86  mile,  $2.8  billion  program  for  new  rail  transit 
starts  and  extensions  in  the  region.  The  resolution  states: 

0 The  Commission  will  seek  state  and  federal  funding  this  year  and  in 
1984-85  for  committed  projects  and  projects  necessary  to  upgrade  and 
modernize  existing  systems. 

0 The  Commission  will  allocate  planning  funds  so  that  the  necessary 
planning,  alternatives  and  environmental  analyses,  and  financial  work 
for  additional  new  rail  transit  starts  and  extensions  can  be  developed. 

0 The  Commission  will  periodically  review  the  16-year  program  based  on 
the  progress  being  made  in  the  relevant  planning  studies. 

A substantial  portion  of  the  rail  modernization  and  new  starts  funds 
available  to  the  Bay  Area  over  the  next  three-to-f ive  years  will  be  needed  for 
projects  that  have  funding  commitments  or  which  are  prerequisites  to  any  rail 
extension.  The  resolution  identifies  four  such  projects  for  near-term  funding 
of  approximately  $700  million. 

0 Guadalupe  Corridor  Light  Rail  Project*  (approximately  $262  million  to 
complete). 

0 Caltrans  modernization  of  the  Peninsula  Commute  Service  (approximately 
$110  million). 

0 Muni  Metro  Embarcadero  Station  turnaround  (approximately  $41  million). 

0 BART  improvements,  including  the  BART-Daly  City  turnback  and  storage 

yard,  and  new  rail  cars  (approximately  $280  million). 

The  Commission's  program  represents  a vision  for  new  rail  starts  and 
extensions  to  be  completed  in  the  year  2000.  Before  projects  in  this  16-year 
program  can  be  approved  for  funding,  however,  they  must  meet  a number  of 
tests— usually  including  the  completion  of  an  UMTA-defined  Alternatives 
Analysis  (AA)  and  Environmental  Impact  Statement  (EIS).  There  have  been  a 
number  of  planning  studies  in  the  region  over  the  past  several  years,  and 
there  are  several  additional  planning  studies  now  underway:  Santa  Clara 

County  is  undertaking  a Santa  Clara  Transportation  2000  project;  MTC,  BART, 
and  Santa  Clara  County  jointly  sponsor  the  Fremont-South  Bay  Corridor  Study; 
MTC,  in  cooperation  with  Alameda  and  Contra  Costa  counties,  is  conducting  the 
I-680/I-580  corridor  project;  MTC's  PENTAP  Committee  is  sponsor  of  the  San 
Mateo  Route  101  corridor  project;  MTC,  with  participation  by  affected 
operators,  is  embarking  on  the  Peninsula  Mass  Transit  Study;  Caltrans,  San 
Francisco,  and  MTC  are  sponsors  of  the  1-280  Transfer  project;  and  Caltrans, 
Santa  Clara  County,  and  the  cities  contiguous  to  Route  85  are  sponsoring  the 
West  Valley  Corridor  (Route  85)  Alternatives  Analysis  and  Environmental  Impact 
Statement.  Additional  planning  studies  will  be  required  to  further  define  the 
16-year  program. 


* Detailed  fact  sheets  for  this  project  and  the  following  projects  may  be 
found  in  Attachment  2. 
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Accordingly,  Resolution  1367  identifies  the  following  15  longer-term 
projects,  costing  approximately  $2.1  billion,  as  projects  which  MTC  will 
support  for  planning  grants  so  they  can  be  further  developed  and  made  eligible 
for  additional  funding  as  it  becomes  available.  MTC  recognizes  that  during 
the  time  these  corridor  planning  projects  are  being  conducted,  there  are 
important  agreements  to  be  negotiated  regarding  station  locations,  cost 
sharing,  and  other  vitally  important  factors. 


Project 


Estimated  Capital 
Cost  (Millions 
1983  Dollars) 


BART  extension  to  West  Pittsburg,  including  a North  Concord 
Station  $336 

BART  extension  to  Warm  Springs,  including  an  Irvington  Station  266 

BART  extension  to  Dublin,  including  a Castro  Valley  Station  202 

BART  extension  to  San  Mateo  County,  Daly  City  to  San  Francisco  370 

Airport  Corridor 

Muni  Metro  J Line  extension  16.5 

Muni  Metro  extension  to  4th  and  Townsend  streets  12.5 

Muni  E Streetcar  Line  33 

Muni  F Streetcar  Line  13 

Oakland  Airport  Connector  86 

Caltrans'  Peninsula  Commute  Service  improvements  in  the  400 


Northern  Route  101  Corridor,  including  an  extension  into 


downtown  San  Francisco  to  a location  at  or  near  the 
Transbay  Terminal 

Caltrans'  Peninsula  Commute  Service,  relocation 
of  San  Jose  Terminal*  50 

Rail  extension.  Warm  Springs  to  San  Jose*  102 

Guadalupe  Corridor  extension  to  Lockheed  Corporation*  90 

Unspecified  rail  project,  Santa  Clara  County*  58 

Right  of  Way  acquisition:  Northwestern  Pacific  Railroad  100 

(Marin  County),  Southern  Pacific  Railroad  (San  Ramon 


Valley  in  Contra  Costa  County,  and  the  Livermore/Amador 
Valley  in  Alameda  County) 


*MTC  awaits  the  recommendations  of  the  Santa  Clara  County  Transportation  2000 
plan  to  provide  the  basis  for  project  priority  decisions  within  the  County. 
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Resolution  1367  represents  a first  step  in  formulating  a major  rail 
transit  improvement  program  for  the  Bay  Area--the  most  significant  undertaking 
since  the  mid-50's  when  BART  was  planned.  The  formidable  challenge  now 
before  MTC,  and  the  Bay  Area's  business  leaders,  local  officials,  transit 
operators,  and  legislative  delegation  is  to  see  that  the  $2.8  billion,  16-year 
program  is  delivered.  It  is  assumed  that  this  cost  will  be  shared  equally 
between  federal  sources  and  local  sources.  MTC  will  work  within  the  region  to 
develop  the  local  funding.  The  Bay  Area's  congressional  delegation  will  be 
encouraged  to  support  the  immediate  financing  of  the  approximately  $700 
million  in  near-term  rail  projects,  and  for  the  eventual  financing  of  all 
projects  in  the  MTC  16-year  plan.  Legislative  support  will  also  be  required, 
over  time,  to  ensure  that  rail  monies  are  appropriated  at  full  authorized 
levels.  Additional  legislation  may  be  required  to  ensure  that  authorized 
levels  of  funding  keep  pace  with  inflation. 

The  Commission's  continuing  responsibilities  are  many.  As  required  by 
Resolution  1367,  the  Commission  will  review  the  16-year,  new  rail  transit 
starts  program  once  between  July  1,  1984  and  June  30,  1985;  and,  thereafter, 
at  least  every  two  years.  The  Commission  will  prepare  an  initial  financial 
plan  to  be  used  as  a basis  for  seeking  needed  state  actions,  and  will  develop 
state  legislative  backing  for  increased  guideway  funding  and  any  new 
authorizations  needed.  MTC  will  seek  support  for  UMTA  Section  9 planning 
grants,  to  develop  environmental  and  alternatives  analyses  work  on  all  16-year 
program  projects.  The  Commission's  staff  will  assist  project  sponsors  in  the 
conduct  of  their  studies  and  analyses,  and  will  undertake  its  own  corridor 
studies  in  support  of  proposed  projects.  Staff  will  also  compile  information 
from  all  relevant  planning  studies  as  a basis  for  periodic  review  of  the  new 
rail  transit  starts  and  extensions  program. 
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ATTACHMENT  1 
Resolution  No.  1367 
New  Rail  Transit 
Starts  and  Extensions 


Date:  2/22/84 
W.I.:  1201.01.01 
W.A.:  9328R 


ABSTRACT 

Resolution  No.  1367 


This  resolution  sets  forth  a 16-year  program  of  New  Rail  Transit  Starts  and 
Extensions. 


Date:  2/22/84 
W.I.:  1201.01.01 
W.A.:  9328R 


Re:  New  Rail  Starts  and  Extensions 

METROPOLITAN  TRANSPORTATION  COMMISSION 
RESOLUTION  NO.  1367 


WHEREAS,  the  Metropolitan  Transportation  Commission  (MTC)  is  the  regional 
transportation  planning  agency  for  the  San  Francisco  Bay  Area  pursuant  to 
Government  Code  Section  66500  et  seq. ; and 

WHEREAS,  there  are  State  and  Federal  discretionary  funds  available  for  new 
rail  transit  starts  and  extensions;  and 

WHEREAS,  with  the  assistance  provided  by  State  Transportation  Development 
Act  (TDA)  and  Federal  Urban  Mass  Transit  Administration  (UMTA)  planning  funds 
over  the  past  fifteen  years,  BART  has  sponsored  several  planning  studies  to 
provide  the  eventual  basis  for  extensions  including  Pittsburg  and  Antioch  in 
Contra  Costa  County  and  Livermore  and  Pleasanton  in  Alameda  County;  and 

WHEREAS,  the  MTC  has  sponsored  a process  for  selecting  candidate  projects 
to  be  included  in  the  San  Francisco  Bay  Area's  program  of  new  rail  transit 
starts  and  extensions;  and 

WHEREAS,  MTC  seeks  a consensus  in  support  of  funding  its  program;  and 

WHEREAS,  the  scope  and  cost  of  a project  must  be  defined  and  approved 
according  to  a well-defined  planning  process  which  usually  includes  an  UMTA 
defined  Alternatives  Analysis  and  Environmental  Impact  Statement;  and 

WHEREAS,  having  completed  the  necessary  planning  tests,  the  Guadalupe 
Corridor,  CalTrain  rail  modernization,  and  BART-Daly  City  turnback  and  storage 
and  rail  car  projects  are  eligible  for  capital  funding  and  will  use  a 
substantial  portion  of  the  rail  modernization  and  new  starts  funds  available 
to  the  San  Francisco  Bay  Area  in  the  next  3-5  years;  and 
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WHEREAS,  MTC  intends  to  encourage  project  sponsors  to  define  the  scope  and 
cost  of  additional  projects  so  they  will  be  eligible  for  funding  as  additional 
funds  become  available;  and 

WHEREAS,  Santa  Clara  County  proposes  a Santa  Clara  Transportation  2000 
project;  MTC,  BART,  and  Santa  Clara  County  jointly  sponsor  the  Fremont-South 
Bay  project;  MTC  in  cooperation  with  Alameda  and  Contra  Costa  Counties  is 
conducting  the  1-680  corridor  project;  MTC's  PENTAP  Committee  is  sponsor  of 
the  Route  101  corridor  project;  Caltrans,  San  Francisco,  and  MTC  are  sponsors 
of  the  1-280  transfer  project;  and  Caltrans,  Santa  Clara  County,  and  the 
cities  contiguous  to  Route  85  are  sponsoring  the  West  Valley  Corridor  (Route 
85)  Alternatives  Analysis  and  Environmental  Impact  Statement;  and 

WHEREAS,  MTC  recognizes  that  during  the  time  that  these  corridor  planning 
projects  are  being  conducted  there  are  important  agreements  being  developed 
regarding  station  locations,  cost  sharing  and  other  vitally  important  factors; 
now,  therefore,  be  it 

RESOLVED,  that  MTC  adopts  a 16-year  new  rail  starts  program,  reviewable  in 
the  period  July  1,  1984  through  June  30,  1985,  and  thereafter  at  least  every 
two  years;  and,  be  it  further 

RESOLVED,  that  MTC  will  seek  capital  funds  for  the  Guadalupe  Corridor 
project  ($262  million).  Cal  Train  modernization  ($110  million),  BART-Daly  City 
turnback,  storage  yards  and  rail  cars  ($280  million)  and  Muni  Metro  Embarcadero 
turnaround  ($41  million)  in  the  current  year  and  1984-85;  and,  be  it  further 

RESOLVED,  that  MTC  will  allocate  UMTA  Section  9 planning  funds  to  project 
sponsors  for  the  further  development  of  the  following  projects: 

Estimated 

Project  Capital  Cost 

BART  extension  to  West  Pittsburg  including  a 
North  Concord  Station  $336  million 

Muni  Metro  J Line  extension  16.5 

Muni  Metro  extension  to  4th  and  Townsend  Streets, 

San  Francisco 


12.5 
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Project 


Estimated 
Capital  Cost 


BART  extension,  Fremont  to  Warm  Springs  including 
an  Irvington  station 

BART  extension,  Bayfair  to  Dublin  including  a 
Castro  Valley  station 

Acquisition  of  various  rights-of-way  including 
Northwestern  Pacific  Railway  in  Marin  County 
and  Southern  Pacific  in  the  San  Ramon  Valley, 

Contra  Costa  County  and  the  Livermore/Amador 
Valley,  Alameda  County,  together  with  appropriate 
station  sites 
Oakland  Airport  Connector 

Cal  Train  Peninsula  Commute  Service  improvements  in 
the  Northern  Route  101  Corridor,  including  an 
extension  into  downtown  San  Francisco  to  a location 
at  or  near  the  Transbay  Terminal 
CalTrain  Peninsula  Commute  Service  San  Jose  Terminal 
relocation 

Rail  extension.  Warm  Springs  to  San  Jose 
Guadalupe  Corridor  extension  to  Lockheed  Corporation 
Facil ity 

BART  extension  in  San  Mateo  County,  Daly  City  to 
San  Francisco  Airport  Corridor 
Muni  Metro  E Line 
Muni  Metro  F Line 
and,  be  it  further 


$266  Million 
202 


100 

86 


400 

50 

102 

90 

370 

33 

13 


RESOLVED,  that  MTC  awaits  the  recommendations  of  the  Santa  Clara  County 
Transportation  2000  plan  to  provide  the  basis  for  project  priority  decisions 
within  the  County  (having  reserved  a total  of  $300  million  in  the  MTC  program 
based  on  the  sum  of  $102  million  for  a Warm  Springs-San  Jose  light  rail  line, 
$90  million  Guadal upe-Lockheed  extension,  $50  million  Southern  Pacific 
terminal  relocation  and  $58  million  reservation  for  light  rail,  CalTrain  or 
BART  in  the  County);  and,  be  it  further 
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RESOLVED,  in  order  to  achieve  the  objectives  of  the  Regional 
Transportation  Plan  which  recommends  a redistribution  of  additional  airline 
service  to  Oakland  and  San  Jose  Airports,  MTC  recommends  that  the  Port  of 
Oakland  and  BART  proceed  expeditiously  with  development  of  the  Oakland  Airport 
transit  access  project;  and,  be  it  further 

RESOLVED,  that  MTC  will  refer  to  progress  being  made  in  the  relevant 
corridor  planning  projects,  alternatives  analysis  and  environmental  impact 
reports  as  it  conducts  its  reviews  of  the  program;  and,  be  it  further 

RESOLVED,  that  MTC  anticipates  that  equitable  financial  participation  by 
the  necessary  parties  to  any  station  and  other  agreements  will  be  agreed  upon 
as  the  planning  proceeds;  and,  be  it  further 

RESOLVED,  that  MTC  will  refer  to  the  provisions  of  this  resolution  as  the 
basis  for  consideration  of  grant  applications. 


Metropolitan  Transportation  Commission 


The  above  resolution  was  entered 
into  by  the  Metropolitan  Transportation 
Commission  at  a regular  meeting  of  the 
Commission  held  in  Oakland,  California, 
on  February  22,  1984. 


ATTACHMENT  2 
Project  Fact  Sheets 
New  Rail  Transit 
Starts  and  Extensions 


GUADALUPE  CORRIDOR  LIGHT  RAIL  SYSTEM 


Approximately  $262  million  to  complete. 


Estimated  Cost 
( $1 983 ) 


A 20  mile  light  rail  transit  system 
(LRTS),  running  north/south  from  Old 
Ironsides  Drive  in  the  City  of  Santa 
Clara  to  the  IBM  plant  in  south  San 
Jose,  has  received  MTC  and  Federal 
approval.  The  system  will  have  32 
stations,  one  maintenance  facility, 
and  operate  50  revenue  vehicles 


Desc  ription 


i nitially. 


Project  Sponsor 

Santa  Clara  County  Transit  District 


Project  Objectives  ^ 

0 Provide  additional  transportation  service  in  an  already  congested  corridor. 

0 Link  residential  and  employment  opportunities  in  the  rapidly  developing 
Guadalupe  Corridor. 

0 Assist  in  the  development  of  the  downtown  area  of  San  Jose. 

0 Provide  cost-effective  service. 

Project  Status 

0 FEIS  was  certified  in  1983. 

0 Eighty- five  percent  of  the  right-of-way  has  been  acquired. 

0 Project  is  in  final  design  stage. 

0 Contract  for  cars  was  awarded  in  October  1983. 

0 Construction  started  in  Spring  of  1984. 

0 First  segment  is  anticipated  to  be  ready  for  revenue  operation  in  1987  and 
the  entire  system  by  1988. 
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CALTRANS  PENINSULA  COMMUTE  SERVICE  MODERNIZATION 


Project  Sponsor 
Cal  trans 
Description 

The  Peninsula  Commute  Service  is  being 
modernized  through  a program  of 
equipment  and  facilities  repair  and 
replacement  to  include:  replacement 

of  rolling  stock,  acquisition  and 
improvement  of  SP  stations,  track 
rehabilitation,  construction  of  a 
maintenance  facility,  acquisition  of 
additional  passenger  cars  and 
locomotives,  and  other  projects 
designed  to  improve  operating 
efficiency. 

Estimated  Cost 
($1983) 

Approximately  $110  million 

Project  Objectives 

0 Upgrade  rail  service  by  replacing  or 
repairing  deteriorated  equipment 
and  facilities. 

0 Institute  cost  and  operating 
efficiencies  through  purchase  of 
new  equipment. 

0 Improve  quality  of  service. 

Project  Status 


0 Contract  for  cars  was  awarded  in  April  1983;  delivery  is  scheduled  for 
January  through  November  1985. 

0 Locomotive  contract  has  been  awarded. 

0 Station  acquisition  program  is  to  be  completed  in  FY  1984-85. 

0 Maintenance  facility  design  will  begin  in  FY  1984-85. 


- 2 - 


MUNI  METRO  EMBARCADERO  TURNAROUND  AND  BREAKOUT 


Project  Sponsor 
Muni 

Description 

A 960- foot  underground  Muni  Metro  turnaround 
facility  located  east  of  the  BART/Muni 
Embarcadero  Station  has  been  approved.  The 
project  includes  extension  trackage,  cross- 
overs and  turnouts,  a vent  shaft  and  portal 
breakout  to  surface  for  future  extension  to 
China  Basin. 

Estimated  Cost 
($1983) 


Approximately  $41  million 

Project  Objectives 

0 Increase  capacity  of  Market  Street  subway  from  maximum  capacity  of  30  trains 
to  48  trains  per  hour. 

0 Reduce  passenger  delays  at  Embarcadero  Station  from  current  average  of  2-6 
minutes  to  zero. 

0 Increase  reliability  and  cost  effectiveness  of  Metro  operation. 

0 Add  storage  capacity  at  Embarcadero  to  reduce  deadhead  time,  and  to  store 
disabled  vehicles  which  would  otherwise  clog  subway  and  cause  service 
disruption  on  all  Metro  lines. 

Project  Status 


0 Project  is  presently  being  studied  in  composite  AA/EIR/EIS  for  the  1-280 
Transfer  Concept  Program. 

0 Draft  AA/EIR/EIS  was  published  in  November,  1983;  timing  of  public  hearing 
and  selection  of  preferred  alternative  are  awaiting  UMTA  action. 

0 Project  is  number  two  in  PUC-adopted  capital  project  priority  list. 
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BART  IMPROVEMENTS:  DALY  CITY  TURNBACK  AND  STORAGE  YARD  & NEW  RAIL  CAR  PURCHASE 


Project  Sponsor 


BART 

Description 


A new  turnback  facility  and  storage  yard  south  of  the 
present  BART  station  in  Daly  City.  The  project 
includes  aerial,  at  grade  and  subway  structures,  track- 
work  and  crossovers,  electrification,  train  control, 
communication  equipment,  and  related  support  facili- 
ties. The  turnback  facility  will  connect  to  the 
storage  yard,  1.5  miles  south,  by  three  tracks.  BART 
is  also  purchasing  90  new  transit  vehicles  (C  cars), 
with  automatic  train  control. 

Estimated  Cost 
f$T95D 

Approximately  $280  million 

Project  Objectives 


Turnback  facility  will: 

0 Permit  operation  of  transbay  BART  service  with 
closer  headways. 


0 Allow  corridor  peak  hour,  peak  direction  capacity  to 
increase  from  12,000  patrons  to  22,000  patrons. 

Storage  yard  will : 

0 Provide  storage  for  malfunctioning  trains. 

0 Reduce  operating  costs  for  energy  and  car  maintenance. 

0 Provide  midday  and  overnight  storage  capacity,  enabling  more  efficient 
sizing  of  trains. 

New  cars  will: 


0 Increase  system  capacity,  which  is  now  projected  to  be  exceeded  in  1984. 
Project  Status 

0 Turnback  facility  FEIS  has  been  certified,  and  final  design  work  is  under 
review. 

0 Storage  yard  preliminary  engineering  and  design  work  are  underway. 

0 Contract  has  been  awarded  for  purchase  of  new  cars. 
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BART  EXTENSION,  CONCORD  TO  WEST  PITTSBURG 


Project  Sponsor 
BART 

Descri  ption 

A BART  extension  running  northward  from 
existing  Concord  BART  Station,  along 
abandoned  Sacramento  Northern  Railroad 
right-of-way,  paralleling  the  Port 
Chicago  Highway  to  Route  4;  then  east- 
ward in  the  reconstructed  Route  4 median 
over  a lowered  Willow  Pass  grade  to  West 
Pittsburg.  Total  distance  7.2  miles. 

Two  stations,  one  at  Route  4/Port 
Chicago  Highway  (North  Concord  Station) 
and  one  at  West  Pi ttsburg-Route  4/Bailey 
Road  interchange  are  included  in  this 
proposal . 


Estimated  Cost 
($1 983) 


Approximately  $336  million. 
Project  Objectives 


0 Provide  a transit  rail  connection  between  Concord  and  East  Contra  Costa 
County. 

0 Assist  in  reducing  traffic  congestion  on  Route  4. 

0 Provide  a stimulus  to  the  development  of  urban  areas  in  East  County. 

0 Relieve  parking  pressure  and  congestion  in  vicinity  of  existing  Concord 
Station. 

Project  Status 

0 Phase  I Project  in  BART's  Extension  Staging  Program. 

0 Initial  study  of  alternative  alignments  and  station  sites  was  undertaken  in 
the  Pi ttsburg-Antioch  BART  Extension  Project  (1979). 

0 Draft  workscope  is  being  prepared. 


- 5 - 


BART  EXTENSION,  FREMONT  TO  WARM  SPRINGS 


Project  Sponsor 

BART 

Description 

A 5.7  mile  extension  of  BART  from  the  Fremont 

BART  station  to  a new  station  in  the  Warm  Springs 

District  of  Fremont,  with  an  intermediate  station 

in  the  Irvington  District. 

Estimated  Cost 

Approximately  $266  million. 

Project  Objectives 

0 Remove  BART  access  traffic  from  downtown  area  of 
Fremont. 

0 Provide  better  access  for  BART  District  residents 
to  growing  job  opportunities  in  southern  Alameda 
and  northern  Santa  Clara  counties. 

0 Provide  better  access  for  residents  of  Santa  Clara  County  to  BART  system. 

0 Provide  additional  transportation  capacity  in  an  already  congested  1-880 
(Route  17)  corridor. 

Project  Status 


0 Alignments  and  station  locations  were  examined  in  Warm  Springs  Extension 
Study  (1979). 

0 Phase  I Project  in  BART's  Extension  Staging  Program. 

0 Project  is  related  to  the  Santa  Clara  Rail  Extension  to  Warm  Springs. 

0 Project  will  be  examined  further  as  part  of  Fremont-South  Bay  Corridor 
Study,  now  underway. 

0 Environmental  documentation  will  be  prepared  during  Fremont-South  Bay 
Corridor  Study. 
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BART  EXTENSION,  BAYFAIR  TO  DUBLIN 


Project  Sponsor 
BART 

Descri ption 

A 12.8  mile  extension  of  BART  from  the 
Bay fair  Station  in  Hayward;  then, 
along  1-580  through  Dublin  Canyon  to 
the  City  of  Dublin— with  an  intermedi- 
ate station  in  Castro  Valley. 

Estimated  Cost 
($1983) 


Approximately  $202  million. 
Project  Objectives 


0 Provide  improved  transit  service  for  expanding  population  and  employment  in 
Livermore  Valley. 

0 Provide  rapid  transit  connection  to  BART  system  in  East  Bay. 

Project  Status 


0 Alternative  alignments  were  examined  in  Livermore-Pleasanton  BART  Extension 
Stuc(y  (1976)  and  Update  Analysis  (1983). 

0 Preliminary  environmental  analysis  was  undertaken  in  Extension  Study; 
further  analysis  will  be  required  in  Alternatives  Analysis/DEIS. 

0 Phase  I Project  in  BART's  Extension  Staging  Program. 

0 Station  site  in  Castro  Valley  has  been  acquired. 
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BART  EXTENSION  IN  SAN  MATEO  COUNTY,  DALY  CITY  TO  SAN  FRANCISCO  AIRPORT  CORRIDOR 


Project  Sponsor 
BART 

Description 

An  8.7  mile  extension  of  BART  from  the  Daly 
City  station  to  San  Francisco  International 
Airport  (SFO).  Intermediate  stations  in 
San  Mateo  County  are  subject  to  appropriate 
cost  sharing  arrangements. 

Estimated  Cost 
($1983) 

Approximately  $370  million  (includes  one 
intermediate  station;  additional  stations 
would  add  to  cost  estimate). 

Project  Objectives 


0 Provide  rapid  rail  connection  to  SFO  for  residents  of  three  BART  counties. 
0 Improve  access  to  SFO  for  jobs  and  travel. 

0 Provide  potential  for  a significant  increase  in  transportation  capacity 
between  San  Mateo  County  and  San  Francisco. 

Project  Status 

0 Alternative  alignments  were  evaluated  by  San  Francisco  Airport  Access 
Project  (1972). 

0 Phase  I Project  in  BART's  Extension  Staging  Program. 

0 Daly  City  Turnback  Project  will  provide  a portion  of  the  trackage  for  the 
airport  extension. 

0 BART  and  SamTrans  are  discussing  a possible  Serramonte  Station  location. 

0 Proposal  is  being  studied  as  part  of  the  Peninsula  Mass  Transit  Study 


MUNI  METRO  J LINE  EXTENSION 


Project  Sponsor 
Muni 

Description 

A 2.3  mile  LRT  extension  from  30th  and  Church  Streets 
to  the  Metro  Center  Rail  maintenance  Facility  at 
Ocean  and  San  Jose  Avenue  in  San  Francisco;  with 
four,  on-street,  boarding  platforms  and  two  stations 
--including  one  at  the  Glen  Park  BART  Station. 

Estimated  Cost 
($1983) 

Approximately  $16.5  million. 

Project  Objectives 


0 Increase  efficiency  of  Metro  operations. 

0 Improve  crosstown  transit  service  between  Glen 
Park  and  Mission  Districts,  and  San  Francisco/ 
Stones town  areas. 

0 Improve  Metro  service  reliability  in  event  of 
Metro  tunnel  blockage  or  surface  system 
congestion. 

Project  Status 


0 A high  Muni  capital  priority. 

0 FEIS  was  certified  in  1983. 

0 Engineering  funds  were  included  in  FY  1983-84  Section  9 Program. 

0 The  programming  of  Section  3 funds  for  construction  is  currently  being 
consi dered. 
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MUNI  METRO  EXTENSION  TO  4TH  & TOWNSEND  STREETS 


Project  Sponsor 


Muni 

Description 

An  extension  of  Muni  Metro  from  the  Muni  turnaround 
at  Steuart  Street  to  the  Caltrans'  Peninsula  Commute 
Service  Terminal  at  4th  and  Townsend  streets,  in 
San  Francisco.  The  facility  would  consist  of  two 
tracks,  be  partially  below  surface,  and  have  approx- 
imately five,  street  level,  boarding  platforms— with 
the  platform  at  4th  and  Townsend  Streets  connecting 
with  Caltrans'  Peninsula  Commute  Service;  there 
would  also  be  storage  facilities. 

Estimated  Cost 

TTTW) 

Approximately  $12.5  million. 

Project  Objectives 


0 Provide  better  integration  of  transit  services  provided  by  BART,  Muni,  and 
Peninsula  Commute  Service. 

0 Improve  Peninsula  commuter  service  to  and  from  downtown  San  Francisco. 

0 Upgrade  transit  service  in  support  of  the  city's  development  objectives  in 

the  south  of  Market,  China  Basin,  and  waterfront  redevelopment  areas. 

Project  Status 

0 Muni's  highest  priority  for  proposed  extension  of  rail  service. 

0 DEIS/DEIR  was  completed  and  distributed  in  the  Fall  of  1983  (part  of  1-280 

Transfer  Concept  Plan  DEIS/DEIR). 

0 Engineering  funds  were  requested  in  FY  1984-85;  proposal  is  being  studied 
as  part  of  Peninsula  Mass  Transit  Study  and  no  monies  will  be  expended 
until  its  completion. 
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MUNI  E STREETCAR  LINE 


Project  Sponsor 
Muni 

Description 

A 2.8  mile  extension  along  the  San 
Francisco  waterfront.  The  project 
would  be  an  at-grade,  double-track, 
facility  in  the  median  of  the 
Embarcadero  surface  street  from 
Market  Street  to  Grant  Street;  a 
single  track  along  Beach  and 
Jefferson  streets  to  Aquatic  Park; 
then,  through  the  existing  Fort 
Mason  Tunnel  to  a turnaround  at  the 
west  end  of  the  tunnel.  Muni's 
fleet  of  PCC  streetcars,  and  addi- 
tional historic  cars  to  be  acquired 
would  provide  the  service. 


Estimated  Cost 
($1983) 

Approximately  $33  million. 
Project  Objectives 


0 Operate  in  association  with  proposed  F Streetcar  Line  on  Market  Street,  to 
provide  alternative  to  cable  cars  in  connecting  downtown  San  Francisco  with 
Fisherman's  Wharf/Fort  Mason  tourist  and  recreation  areas. 

0 Provide  additional  transit  service  in  support  of  Northeast  Waterfront's 
redevelopment  in  commercial,  retail  and  residential  uses. 

Project  Status 


0 DEIS/DEIR  was  completed  and  circulated  in  Fall  of  1983  (part  of  1-280 
Transfer  Concept  Plan  DEIS/DEIR). 

0 Funding  of  project  cannot  proceed  until  1-280  Concept  Plan  Committee 
determines  which  projects  should  be  implemented  and  from  which  revenue 
sources. 
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MUNI  F STREETCAR  LINE 


Project  Sponsor 
Muni 

Description 

An  at-grade,  double- track,  2.5  mile  facility 
along  Market  Street  from  Embarcadero  (inter- 
section with  E line)  to  the  Civic  Center. 
(Proposal  may  turn  around  on  Market  Street 
or  loop  through  the  Civic  Center.)  A Muni 
fleet  of  historic  and  PCC  street-cars  would 
provide  the  service. 

Estimated  Cost 
(TT9HT) 

Approximately  $13  million. 

Project  Objectives 


0 Operate  in  association  with  proposed  E Streetcar  Line  on  Embarcadero,  to 
provide  alternative  to  cable  cars  in  connecting  downtown  San  Francisco  with 
Fisherman's  Wharf/Fort  Mason  tourist  and  recreation  areas. 

0 Augment  Muni  Metro  and  BART  services  in  the  Upper  Market  Street  Corridor. 

Project  Status 


0 San  Francisco  Office  of  Environmental  Review  will  issue  negative  declaration 
for  reconstruction  of  existing  trackway;  environmental  review  of  new  track 
sections  will  be  undertaken  in  1984  with  local  funds. 

0 Engineering  funds  were  requested  in  FY  1984-85;  this  request  will  be 
reflected  in  MTC's  Section  9 Program. 
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OAKLAND  AIRPORT  CONNECTOR 


Project  Sponsor 
Port  of  Oakland 
Description 

A 3.7  mile,  automated  guideway  transit  system 
between  the  Oakland  Coliseum  BART  station  and  the 
Metropolitan  Oakland  International  Airport  (MOIA). 
The  system  would  use  small -to-medi urn  size  vehi- 
cles, and  would  possibly  include  two  intermediate 
stations. 

Estimated  Cost 

mm) 

Approximately  $86  million. 

Project  Objectives 


0 Provide  direct  grade,  separated  transit  connec- 
tion between  the  airport  and  BART. 

0 Provide  transit  service  to  the  Port  of  Oakland 
Business  Park. 

0 Provide  needed  additional  ground  transportation 
capacity  to  Metropolitan  Oakland  International 
Airport. 


0 Assist  in  achieving  goal  of  redistributing  regional  airline  traffic  to 
Metropolitan  Oakland  International  Airport. 


Project  Status 


0 Interim  bus  improvements  will  be  completed  by  March  1985. 

0 Preliminary  engineering  and  design  have  been  completed,  including  selection 
of  alignment. 

0 DEIS  was  completed  but  not  circulated  for  public  review. 
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PENINSULA  COMMUTE  SERVICE  IMPROVEMENTS  IN  THE  NORTHERN  ROUTE  101  CORRIDOR 
INCLUDING  AN  EXTENSION  TO  A LOCATION  AT  OR  NEAR  THE  TRAN AY  TERMINAL 


Project  Sponsor 
Cal trans 
Description 

A 2.3  mile  extension  of  the  Peninsula  Commute 
Service  to  a location  in  downtown  San  Francisco, 
at  or  near  the  Transbay  Terminal,  plus  other 
improvements. 

Estimated  Cost 

rnw) 

Approximately  $400  million. 

Project  Objectives 


0 Bring  commuter  rail  to  within  1/2  mile  of  the  Financial  District  and  future 
high  employment  centers  in  downtown  San  Francisco. 

0 Increase  usage  of  Peninsula  commuter  rail  service,  thereby  increasing 
capacity  in  Route  101  corridor. 

Project  Status 

0 Environmental  impacts  of  the  downtown  extension  are  being  evaluated  as  part 
of  the  1-280  Transfer  Concept  Program. 

0 Cal  trans  is  preparing  a long-range  plan  for  Peninsula  Commute  Service 

0 Proposal  is  being  studied  as  part  of  the  Peninsula  Mass  Transit  Study. 
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PENINSULA  COMMUTE  SERVICE,  SAM  JOSE  TERMINAL  RELOCATION 


Project  Sponsor 
Cal trans 
Descri  ption 

A new  station  at  Bassett  and  North  First 
streets,  or  a rehabilitated  and  improved 
existing  Cahill  Street  Station.  Also 
under  consideration  is  the  provision  of 
peak  period  service  to  an  Alma  Avenue 
station,  to  operate  in  conjunction  with 
either  the  Bassett  or  Cahill  stations. 

Estimated  Cost 
($1983) 

Approximately  $50  million 
Project  Objective 


0 Provide  a centralized,  multimodel  transportation  facility  with  direct 
connections  to  Guadalupe  LRT  and  bus  services  in  San  Jose. 

Project  Status 

0 DEIS  has  been  completed. 

0 Public  review  of  DEIS  is  anticipated  in  Summer  of  1984. 
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RAIL  EXTENSION,  WARM  SPRINGS  TO  SAN  JOSE 


Project  Sponsor 

Santa  Clara  County  Transit 

District  and/or  BART 

Description 

An  eight-to-11  mile  rail  extension  from 

San  Jose  to  the  Warm  Springs  District  of 

Fremont.  Rail  extension  could  be  one  of 

BART,  LRT,  or  commuter  rail. 

Estimated  Cost 
TTTW) 

Approximately  $122  million. 

Project  Objectives 

0 Provide  a connection  between  the  Guada- 
lupe Corridor  LRT  system.  Peninsula 
Commute  Service,  and  BART. 

0 Accommodate  increasing  numbers  of 
commuters  traveling  between  Alameda 
and  Santa  Clara  counties. 

0 Provide  a significant  increase  in 
transportation  capacity  in  an  already 
congested  1-880  (Route  17)/Route  238 
corridor. 

0 Provide  a basis  for  focusing  future 
development  towards  transit  use. 


Project  Status 


0 Project  will  be  evaluated  as  part  of  the  Fremont-South  Bay  Corridor  Study, 
now  underway. 

0 Environmental  documentation  will  be  completed  during  the  Fremont-South  Bay 
Corridor  Study. 
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GUADALUPE  CORRIDOR  EXTENSION  TO  LOCKHEED 


Project  Sponsor 

Santa  Clara  County  Transit 
District 

Desc  ription 

A six  mile  extension  of  Santa  Clara 
County's  LRT  system  west  from  its 
northern  terminus  to  Lockheed  and 
NASA,  and  then  to  a Peninsula 
Commute  Service  station  in  Mountain 
View  or  Sunnyvale. 

Estimated  Cost 
($1983) 

Approximately  $90  million. 

Project  Objectives 


0 Link  Guadalupe  Corridor  LRT  with  Lockheed,  NASA,  and  Peninsula  Corrmute 
Service. 

0 Provide  a significant  increase  in  transportation  capacity  in  already 
congested  transportation  corridors. 

Project  Status 


0 Project  will  be  evaluated  as  part  of  the  Fremont-South  Bay  Corridor  Study, 
now  underway. 

0 Environmental  documentation  will  be  completed  during  Fremont-South  Bay 
Corridor  Study. 
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SANTA  CLARA  COUNTY  RESERVATION  FOR  UNSPECIFIED  RAIL  PROJECTS 


Project  Sponsor 

Santa  Clara  County  Transit  District 
Description 

$58  million  is  reserved  for  one  or  more 
projects  in  the  following  corridors: 

A)  Route  85,  B)  Santa  Teresa-Coyote 
Valley,  C)  Highway  17  South  (Vasona 
Branch),  D)  Central  Expressway 
Extension,  E)  East  San  Jose,  and  F) 

Caltrans  Commuter  Rail  Service  South 
Extension  (Gilroy). 

Estimated  Cost 

(■■$1983) 

A)  Route  85  - $255  million. 

B)  Santa  Teresa  - $38  million. 

C)  Highway  17  South  - $63  million. 

D)  Central  Expressway  - $60  million. 

E)  East  San  Jose  - $41  million. 

F)  Commuter  Rail  South  - to  be  determined. 

Project  Objectives 

0 Expand  and  better  integrate  the  county's 
LRT  and  commuter  rail  services. 

0 Increase  capacity  in  congested 
transportation  corridors. 

0 Provide  transit  service  to  growing 
industrial  and  residential  areas. 


Project  Status 


0 Caltrans  is  currently  undertaking  an  AA/DEIS  in  the  Route  85  Corridor. 

0 Other  projects  are  partially  covered  in  Santa  Clara  Valley  Corridor  Evalua- 
tion (1979)  and/or  the  Guadalupe  Corridor  Alternatives  Analysis/DEIS  (1981). 

0 Santa  Clara  County  Transportation  2000  plan  will  analyze  and  set  priorities 
for  these  corridors. 
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ACQUISITION  OF  VARIOUS  RIGHTS-OF-WAY 


A 


Project  Sponsor 


Golden  Gate  Bridge  Highway  & Transportation  District 

Contra  Costa  County,  BART 

Description 

A.  Acquisition  of  Northwestern  Pacific  Railroad  right- 
of-way  in  Marin  County. 

B.  Acquisition  of  Southern  Pacific  Railroad  right-of- 
way  in  San  Ramon  Valley,  and  rights-of-way  and 
station  sites  for  BART  extension  in  Livermore/ 
Amador  Valley. 

C.  Acquisition  of  right-of-way  and  station  sites  in  the 
Route  4,  Pittsburg/Antioch  corridor  for  BART  exten- 
sion. 


Estimated  Cost 
($1983) 

Reserve  $100  million 

Project  Objective 


Preserve  options  for  rail  transit  use  by  protecting  strategically 
located,  available  rights-of-way  in  growing  areas  of  the  region. 

Project  Status 


0 Marin  Route  101  Corridor  Study  will  develop  a strategy 
for  acquiring  NWPRR  right-of-way;  portions  of  abandoned 
right-of-way  have  been  acquired,  or  options  to  buy  have 
been  obtained,  by  the  Bridge  District;  the  District 
applied  to  CTC  for  $1.6  million  to  assist  in  the 
purchase. 

0 Contra  Costa  County  will  begin  acquiring  S.P.  right-of- 
way  in  San  Ramon  Valley  as  soon  as  appraisals  are 
complete,  subject  to  funding  availability. 

0 Alignment  for  BART  extension  in  the  Livermore  Valley, 
beyond  Dublin,  has  not  been  selected;  decision  is 
expected  in  Summer  or  Fall  of  1984. 

0 BART  has  identified  station  sites  between  West  Pitts- 
burg and  Antioch,  in  the  Route  4 corridor. 
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